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REPORT OF THE CANAL COMMISSIONERS | pend all further operations upon the single track of 


Of Pennsylvania, to the Governor, for the year endin twelve and a half miles under contract, near to Colum- 
31st October, 1832. Read December ‘6, 1832. § bia, upon which work had been done at that time, to 

- the amount of seventeen thousand, nine hundred and 

seventy-nine dollars and ninety-six cents. They were 

i also precluded from making any arrangements for 
: procuring timber, stone, and iron, for the rest of the 
To his Excellency Grorcx Woxr, 2 road. Iron. rails arc procured from England; and the 
Governor of Pennsylvania. experience of two seasons has proved, that it cannot be 

Sir—By order of the Board of Canal Commissioners, | manufactured to pattern, and delivered in this country, 

I have the honor of transmitting to you their annual re- ) sooner than from six to nine months after authority is 
rt, up to the Ist November, instant, and accompany- | given by the I.egislature, for entering into contracts. 

















Canat Commissioners’ Room, 
November 29th, 1832, 


ing documents, The restrictions in the law have in effect postponed the 

JAMES CLARKE, -President. completion of this link in the great chain of communica- 

_— tion between the east and the west, near a year longer 

The Canal Commissioners respectfully submit the | than was anticipated by the board at the date of their 
following report: last report. 


The new work on the main line between Philadel-| A single track, with sidings, has been finished (ex- 
phia and Pittsburg, since last February, and upon the | cept the viaduct over the river Schuylkill,) from Phila- 
other lines since last June, has progressed steadily and | delphia to the junction with the West Chester rail-road. 
energetically towards completion. The season has | It was first used on the twentieth of September; and 
been an uncommonly good one, and by the blessing of | on the eighteenth of October, the road was so far com- 
Divine Providence, the general health of the citizens | pleted as to be partially opened for public use, from 
throughout the state, and especially along our river | which time to the first of November, instant, 1832, pas- 
valleys, has been uninterrupted by the diseases incident | sengers have been carried along it in stages, 
to the season. | The second track, of twenty-two miles, is in rapid 

The works upon several of the canal and rail-road | progress, and may be completed by the first of next 
lines, which had been placed under contract by authori- | January. The south track for the whole distance of 
ty of the act of the 21st March, 1831, were retarded by | twenty-two miles will be formed with edge rails and 
the severity of the winter, and an inadequate supply of | stone blocks; and the north track will be partly stone 
funds. Hence operations upon the Wyoming, Lyco- | sills, and partly wooden rails, both plated with flat bars 
ming, French creek, Beaver and Columbia lines, upon | of iron. 
the Lewisburg Side-cut, and a portion of the Columbia} The road bed formation, and mechanical work on 
and Philadelphia rail-road, were for several months, | twenty miles more of the division have been ready for 
either partially, or entirely suspended. the rails for near two years: and the work on the other 

A detail of the progress made upon each of the di- | forty miles is so near being completed, that by the first 
visions, will be given under their respective heads, of next February, the viaducts over Schuylkill, Val- 

ley creek, and West Brandywine, and the deep cut at 
Henderson’s will be the only unfinished jobs of any con- 
sequence, to prevent a continuous track of rails from 
being laid along the whole road. 

The viaduct over the Schuylkill has not progressed 


Cotumnia AND Partapetpura Rait-roap. 


Measures had been adopted by the canal commission- 
_ers for laying, in the first place, a single track of rails 
upon this road, from Philadelphia to Columbia; but by 
the provisions of the act of the thirtieth of March, 1832, | as fast as was expected; but the work is well done. It 
their operations were limited. will be a good substantial structure, one thousand and 
1st. To a double track, with all other things neces- | eight feet long, supported by six piersand two abut- 
sary to render the road useful for transportation on | ments. The superstructure is to have four distinct 
twenty-two miles from Philadelphia westwardly. trusses, admitting of three separate passages, one in the 
2d. To grading the ungraded part of the road; and | middle with a clear width of four feet for foot passen- 
3d. To completing the road, by progressing west- | gers, and one on each side with a clear width of eigh- 
wardly from the western end of the said twenty-two | teen feet six inches, for a carriage or road way, and 
miles. for a track of rails; making together a clear width of 
The sum appropriated by the act of the thirtieth | forty-one feet. 
March, 1832, was eight hundred and ten thousand dol- There will be about nineteen thousand three hun- 
lars. From an estimate made by the engineer of the | dred perches of solid masonry inthe piers and abut- 
line in May last, it appeared that there was required ments of this viaduct. The foundation of one of the 


For finishing twenty-two miles of the road piers is sunk thirty feet below, and the superstructure 
with double tracks, $493,150 63 | will be thirty-three feet above top water in the river; 
For grading the ungraded part of the one foot below water line the thickness of the piers is 
road, 313,666 34 | nineteen feet six and one-quarter inches, and their 





length, exclusive of the angular head, is fifty-nine feet 
* $806,816 97 | three and one-half inches. ' 

Hence the canal commissioners were compelled to| Hopes are entertained that the viaduct may be ren- 
set apart the whole appropriation, to cover the two | dered passable by July, and finished by September, 
first objects contemplated by vas’ and also to sus- 11833. 

Vor, X. 4 


La 
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The viaduct across Valley creek, two miles east of | atthe Treasury, 
Downingtown, has four spans, and is five hundred and |_ for old work, &c. 108,324 36 
eighty-nine feet long; the piers are fifty-eight feet high; | Do. under the act 
it may be finished by the first of July next. | of the thirtieth 
The viaduct over West Brandywine at Coatesville, | January, 1832, 11,534 06 
) will be eight hundred and fifty feet long, with six spans. | ————_——119, 858 42 
The piers will be seventy-three feet high, and with the | Ee 
abutments, will contain fourteen thousand perches of Actualavailable amount of 
masonry. ‘This work has been thrice let, and will pro-| the appropriation of 1831, 480,141 58 
. bably be the last job on the road formation in being Amount appropriated by 
completed. With proper exertions on the part of the | the act of the thirtieth 
contractors, it may be finished by November, 1833. March, 1832, 810,000 00 
The deep cut through a gap in the Mine Ridge, at | Pro rata deduction at the 
Henderson’s, is the last heavy unfinished job. The cut| Treasury, under the act 
is at one place thirty-seven feet deep; the most difficult | of eleventh June last, 51,710 44 
part of the excavation is in Henderson’s meadow. ‘The Semmalperesining? 
soil is full of springs, and when excavated, exhibits a | Actual available amount of 
quicksand for a considerable depth, upon the removal | the appropriation of 1832, 758,289 56 


of which, the adjacent slopes cave in; the whole ex- | 
tent of this difficulty is about two hundred and thirty | Whole available amount of 








yards in the line of the road. A part of this section has 
been twice re-let, and is divided into two jobs to has- 
Expectations are entertained that 


ten its completion. 
it will be prepared for the rails by the first of May next. 
In conformity with a resolution of the Legislature, 


dated the twenty-fourth of April, 1832, the sum of 


sixty thousand dollars of the sum appropriated to the 


Columbia and Philadelphia rail-road, has been set apart 
for the purpose of assisting the city of Lancaster to 
constructa rail-road between the Little and Big Cones- 
togo bridges, so as to pass through the business parts of 


the city. 


By a subsequent resolution of the Legislature, passed 
* on the ninth of June last, the canal commissioners are 


directed to pay off the monthly estimates during the 
progress of the work pro rata of the amount necessary 
to complete that part of the road. 

Major Wilson, the engineer upon the rail-road, has 
estimated the whole work required between the said 
bridges, to cost eighty-seven thousand, seven hundred 
and nineteen dollars, fifty-seven cents, therefore the su- 
perintendent of the division has been directed to pay 
two-thirds of the monthly estimates, upon the produc- 
tion of legal vouchers by the city of Lancaster, for the 
payment of her proportion as required by law. The 
whole amount paid by the superintendent for work done 
to the thirty-first of October, is five thousand and three 
dollars and eighteen cents. 

With a view to hasten the completion ofa line be- 
tween Philadelphia, the Susquehanna and the west, it 
is contemplated to lay one track from the western ter- 
mination of the twenty-two miles to Columbia upon 
wooden sills. A single track, with sidings and turn- 
outs, and under proper regulutions for using it, may ac- 
commodate the trade until the second track can be laid 
ina more durable manner with stone blocks and edge 
rails. ‘ 

It appears that the average cost of the rail-way su- 
perstructure, on twenty-two miles, is—for laying a sin- 
gle track. of rails with granite sills and flat iron bars, in- 
cluding the cost of the iron, eleven thousand one hun- 
dred and eighteen dollars and thirty-three cents per 
mile; for laying a single track of rails, with stone blocks 
and edge rails, including cost of the iron, ten thousand 
three hundred and thirty-one dollars and sixty-three 
cents per mile; and for laying a single track of rails 
with transverse sills,and rails of wood and flat iron bars, 
five thousand five hundred and seventy-nine dollars 
and twenty-five cents per mile. 


A Statement of the funds appropriated to the Columbia 
and Philadelphia rail-road, and disbursements made 
from the 21st March, 1831. 


Amount eee by the act of the 


twenty-first March,1831, $600,000 00 
December 1851.— 


Prorata reductions 


De 
an 


appropriation of 1831, 
and 1832, 

Whole amount disbursed 
in 1831, including super- 
intendents, engineering 
and contingencies, 

Whole amount disbursed 
in 1832, 


1,258 431 14 


210,704 23 
764,887 49 


Whole amount of disbursements, 975,591 72 





Balance on the thirty-first 

October, 1832, of the ap- 

propriations of 1831, and 
832, $262,839 42 





There is due for per cen- 
tage retained on work 
done, 

The estimated cost of the 
work yet to be done, to 
complete the superinten- 
dence upon twenty-two 
miles, and the grading of 
the whole road, 


51,015 67 


341,838 13 





Amount yet to pay, 
Deduct the above balance 
of the appropriations, 


392,853 80 
262,839 42 





130,014 38 
Add the sum set apart to the 
work at Lancaster, 60,000 00 


$190,014 38 
This sum of one hundred and ninety thousand four- 


teen dollars and thirty-eight cents, is required to com- 
plete the grading and bridging of the whole road, and 
to finish the rail-way superstructure upon twenty-two 
miles, from Philadelphia westwardly, with double 
tracks, including the cost of the engine, &c. at the in- 
clined plane, and all other means useful for transporta- 
tion. 
The estimated cost of laying a single 

track upon wooden sills, from the west- 

ern termination of the twenty-two 

miles to Columbia, being 59 457-1000 

miles, including the cost of the engine 

at the Columbia plane, silings, &c. 

is 346,026 41 


| Add seven per cent. for su- 


perintendence, engineer- 


ing and contingencies, 24,221 84 








370,248. 25 


The estimated cost of laying a second 


track, from the western termination of 
the-twenty-two miles to Columbia, on 
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-ends of the tunnel will be arched with cut stone; the 








stone blocks and edge rails, including 


sidings, &c. 633,787 72, rock through which it is made, is so solid as to render 
Add seven per cent. for su- arching the whole distance unnecessary. About two- 
perintendence, engineer- | thirds of the whole work on the section is done, and the 
ing and contingencies, 44,365 14 residue, including about one-fourth of the tunnel, can 


678,152 86 | 


be finished in next April. 

There‘are ten inclined planes, varying in length from 
eighty-nine to one hundred and eighty-five rods, and in 
inclination from four degrees, eight minutes and forty- 
eight seconds, to five degrees fifty-one minutes and nine 


eS 











Whole amount disbursed upon the road, 
of appropriations prior to 1831, 
Whole amount of disbursements in 1831 


337,863 04 


and 1832, 975,591 72 | seconds, from a horizontal plane. The steepest plane 
Per centage due, and estimated cost of is about equal to the grade of many of our turnpike 
completing the work in progress, 452,853 80 | roads on hill sides. 


Estimated cost of a single 
track with wooden rails, 
to Columbia, 

Estimated cost of a second 
track, with stonesills and 
edge rails, 


The estimate of Mr. Welch, the engineer, for grad- 
ing in mechanical work, was last year six hundred and 
seventeen thousand, five hundred and five dollars, nine- 
ty-eight cents, it is now found that it will cost but about 
five hundred and eighty-five thousand, one hundred and 
seven dollars and twenty-eight cents, being thirty-two 
thousand three hundred and ninety-eight dollars and 
seventy cents less than his original estimate. 

Contracts have been made for procuring from Eng- 
land malleable iron rails, pins and wedges, and a portion 
of the cast iron chairs for one track, with sidings, &c., 


370,248 25 


678,152 86 
———- 1,048,401 11 





ee 


Whole cost of the road as estimated, 
Length, eighty-one and a half miles. 
ALLEGHENY PORTAGE RAIL-ROAD. 


$2,814,709 67 


Since the work upon thisroad has been placed under 
contract, it has been prosecuted with energy, and has 
progressed with but little interruption, except by the 
inclemency of the last winter, and those difficulties 
which are inseparably connected with the operations 
upon such work, in the depth of a wilderness. Many 
of the original contractors took their jobs at inadequate 
prices, and much of the work had to be re-let. 

The road bed formation was divided into forty-six 
sections, of which number, thirteen are completed, six- 
teen more will be finished by the first of next month, 
and the remaining seventeen are in such progress as 


the whole length of the road, and for double tracks on 
the inclined planes; a part of this iron has arrived at 
Philadelphia, and a large portion of it is expected be- 
fore the navigation of the Delaware closes. About three 
hundred tons of cast iron chairs will be manufactured 
in Frankstown and Blairsville. A double track on the 
inclined planes, and a‘single track on the rest of the 
road, will require about three thousand one hundred 
tons of iron, and it will cost seventy dollars a ton deliv- 
ered on the mountain. 

Contracts have also been made, and are in progress 
for carrying the iron rails, &c. from Philadelphia to the 


to ensure their completion in March and April next. | portage; for the balance of the chairs; for stone blocks; 
Much of the mechanical work is done, and finally esti- | broken stone; wooden sills and cross ties, and for com- 
mated, and the rest of it approximates completion. | pleting all the work necessary for a continuous track 

There are four viaducts of cut stone upon this road, | over the whole road. 
with spans varying from forty to eighty-feet and sixty-| The length of a single track of rail-way on each sec- 
eight culverts, the spans varying from three to twenty- / tion, in addition to the length of second track, on the 
five feet. These works are all of good stone masonry, | inclined planes, and on such other places on the line as 
and constructed in the very best manner. There are | is necessary for the passage of. cars moving in opposite 
also eighty-five drains or square culverts, from two to | directions, is forty-three and ninety-one one hundredths 
three feet wide, built of stone, making altogether one | miles, leaving twenty-nine and forty-one, one hun- 
hundred and fifty-seven passages for water under the | dredths miles of the second track to be contracted for 
rail-road. | hereafter. 

The viaduct over the Beaver dam branch of the Ju-| Flat iron bars on wooden rails will be placed on the 
nigta river, at Hollidaysburgh, is of cut stone, and has | inclined planes, but on the rest of the road edge rails 
two oblique arches. The spans, measured on.the will be used. These rails will rest in iron chairs, on 
skew face, are each forty feet,three and one half inches, , wooden sills and cross ties, over high embankments, 
and thirty-three feet measured at right angle to the | and on stone blocks where the ground is solid. Each 
axis of the vault. The height of the walls, from the | stone block measures about three and one half cubic 
foundation to the top of the parapets, is twenty feet; it | feet. 
may be finished about the middle of this month. | If the rails reach Philadelphia in time to be convey- 

The viaduct over the mountain branch of the Cone- | ed to Huntingdon before the closing of the canal, a sin- 
maugh, has a single span of forty feet; the height of the | gle track of the road can be finished for public use in 
walls, from the foundation to the top of the parapets, is | July next. And the second track may be laid, and all 


twenty-three feet and one half; it may be completed in 
a few days. FOF 

The viaduct over the Ebensburg branch, has also a 
single span of forty feet; the height, from the founda- 





other work completed early in the summer of 1854. 

It is now ascertained, by estimates founded on experi- 
ence, that the whole road, including road bed forma- 
tion, double tracks with sidings and turn-outs, steam 


tion to the top of the parapet walls, is thirty-one feet | engines, with ropes, &c. at the planes, and all other 
and one half; it may, likewise, be finished in a few days. | things necessary to render it fit for public use, will cost 

The viaduct over the Little Conemaugh river, at the | one million, four hundred and ninety-five thousand, se- 
Horse Shoe bend, has a semicircular arch of eighty feet | ven hundred and eighty-nine dollars and fifty-one cents. 
span, and will be seventy-eight and one half feet high When the estimate was made last year, it was con- 


from the foundation to the top of the parapet walls; 
about two thirds of the masonry is laid, and the arch 
will probably be closed before the setting in of winter, 
but the whole work cannot be completed before the 
first of May next. 

Section number seven, about nineteen miles west of 
the crest of the mountain, comprises an inclined plane, 
requiring a heavy embankment, and also a tunnel about 
nine hundred feet long, at the head of the plane; the 


templated to use rails weighing twenty-eight pounds to 
the yard, but since then the size of the rails has. been 
increased to thirty-nine and one half pounds to the yard, 
because in England experience has demonstrated thata 
lighter rail is insufficient for locomotive engines and a 
heavy trade—much of the other work has also been 
proportionally strengthened; hence the estimate of the 
present year for road tracks, exceeds that of the last 


'y sar. 
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All the work that has been done, and is now doing, 
is of the most substantial character, except the wooden 
sills on high embankments, for which, stene blocks will 
be substituted at some future period. 


Statement of the funds appropriated to the Allegheny 
Portage Road and of the disbursement made: 


By the act of the twenty-first March, 1831, 

there was appropriated to the Portage 

road, and the Frankstown line of the Ju- 

niata division, the sum of $700,000 00 
December 1831—Deducted at 

the treasury for old work, &c. 126,378 48 
There was set apart by the 

board for the Frankstown 

line, 580,645 65 
507,024 13 | 


— 








192,975 87 
There was deducted at the trea- 
sury, under the act of the 


thirtieth January, 1832, 12,975 87 





Actual sum available for the 
road out of the appropria- 
tion of 1831, 

By the act of the thirtieth 
March 1832, there was ap- 
propriated 

Pro rata deduction at the trea- 
sury under the act of eleventh 
June last 39,581 40 


$180,000 00 


620,000 00 


580,418 60 





Whole amount of appropria- 
tions of 1831 and 1832, ap- 
licable to the road 

Whole amount disbursed in 
1831 including superinten- 
dence, engineering and con- 
tingences 

Whole amount disbursed in 
1832 


$760,418 60 


71,146 64 
401,335 72 





472,482 36 





Balance on the thirty-first Oc- 
tober 1832, of the appropria- 
tions of 1831 and 1832. 

There is due on the road for 
per centage retained on work 
done 

Estimated cost of the work yet 
to be done to complete a sin- 
gle track and the grading of 
the whole road 547,304 89 

Estimated cost of engines and 
machinery at the inclined 
planes for the first track (not 
under contract). and contin- 
gencies 


$287,936 24 


53,774 41 


101,650 00 





702,729 30 
287,936 24 


$414,793 06 
This sum of four hundred and fourteen thousand se- 
ven hundred and ninety-three dollars and six cents is 
required to complete the grading and bridging of the 
whole road and the laying of the first track of rails with 
sidings, &c. throughout; and the second track on the 
inclined planes, making a distance of single track equal 
to forty-three and ninety-one one hundredths miles, and 
leaving to complete of the second track twenty-nine 
and forty-one one hundredths miles—it also includes 
the cost of the engines and machinery at the planes ne- 
cessary for the first track and contingencies. 


From which deduct the above 
balance of the appropriations 





The estimated cost of laying the second 
track including a second set of engines 


for all the planes is $20,577 85 





Whole amount of work paid 472,482 36 
Whole amount of per cen- 


tage retained on work done 53,774 41 





Whole amount of work done 
Estimated cost of completing 
the work in progress 


526,256 77 
648,954 89 





Cost of grading the whole road 
and completing the first 
track 

Estimated cost of laying the 
second track 


$1,175,211 66 
$20,577 85 


eae 





Length thirty-six miles two- 
hundred and twenty-one 


perches. Whole cost $1,495,789 51 


CoLuMBIA LINE OF THE EASTERN DIVISION. 


The work on the Columbia line of the Eastern divi- 
sion is all ready for the admission of the water, except 
the aqueduct over the Swatara at Portsmouth, which 
is so near completion, that in a few weeks the water can 
be passed over it; before winter, the whole of this line, 
nineteen miles long, may be navigated. 

A weighing lock at Portsmouth, which is very much 
wanted to prevented frauds upon the revenue, was put 
under contract, but it and two out-let locks at Colum- 
bia, several bridges, and other work on the line, had to 
be suspended for the want of funds. 


Statement of the funds appropriated to the making 
eight miles and two hundred and twenty-seven 
perches of canal on the Columbia line of the Eastern 
division, and of the disbursements. 


By the act of the twenty-first March, 1831, 
there was appropriated to this work the 
sum of 

December, 1831.—Pro rata 
deduction at the treasury, 
on account of old work, &c. 

Deduction at the treasury, un- 
der the act of thirtieth Jan- 
uary, 1832, 


$116,170 00 
20,973 12 


3,961 83 





24,934 95 





Actual sum available of the 
appropriation of 1851, 

By the act of the thirtieth 
March, 1832, there was ap- 
propriated the sum of 

Pro rata deduction at the trea- 
sury, under the act of eled- 
venth June last, 


91,235 05 


38,680 00 


2,469 36 





36,210 64 





Whole available amount of 

appropriations of 1831 and 

1832, 127,445 69 
Whole amount disbursed in 

1831,including engineering, 

superintendence and con- 


tingencies, 37,491 98 
Whole amount disbursed in 
1832, 77,871 24 


———-_ 115,363 22 





Balance on thirty-first Octo- 
ber, 1832, of the appro- 
priations of 1831 and 1832, $12,082 47 


There is due on this line for 
per centage retained on 


1882.) 
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work done, 3,916 95 
Estimated cost of completing 
the work in progress, 14,850 77 





18,767 72 
Deduct the above balance of 
the appropriations, 12,082 47 


6,685 25 





Add the estimated cost of work 
not under contract to com- 
lete the new line, includ- 
ing the out-let locks at Co- 
jumbia, a number of bridges 
and waste wiers, and fenc- 
ing, 29,150 00 





Whole amount required to 
complete the line, 
The whole amount paid, is 
Per centage retained, 
~ work to be done, 


$35,835 25 
115,363 22 


and 
7,917 72 





Whole estimated cost of eight 
miles and two hundred and 
twenty.seven perches, $163,280 94 


FRANKSTOWN LINE. 


The work on this line of the Juniata division, has 
been prosecuted with much diligence since it was put 
under contract in June and July, 1851, and it is now so 
near completion, that several levels are filled with water, 
and the whole line may be navigated in a few days. 

This consummation will carry boats from Philadel- 
phia to the base of the Allegheny mountain, from 
which point the tonnage must continue to be wagoned 
on the turnpike road fifty-three miles to Blairsville, un- 
til about the middle of next summer, when a single 
track of railway is expected to be completed over the 
mountain, to the head ofthe Western division at Johns- 
town. 

Economy and stability have been consulted in a judi- 
cious location and plan of the work on this line. 


Whole amount disbursed in 
1831 including superintend- 
ing, engineering and contin- 


gencies, 79,325 384 
Whole amount disbursed in 
1832, 556,980 304 








636,305 69 





Balance on the thirty-first October 1832 


of the appropriations of 1831 and 1832, $87,823 90 
There is due for per centage 














retained on work done, 56,424 51 
Estimate of the amount requir- 

ed to complete the line, 62,111 43 
And for superintending, engi- 

neering, &c. ~ 2,000 00 
Whole sum yet to pay 120,555 94 
Deduct the above balance of the appro- 

priations 87,823 90 
Amount required to complete the line, $32,712 04 
The whole amount paid is 636,305 69 
Per centage retained and 

work to be done, 120,535 94 
Whole cost of the line, $756,841 63 

Miles Perches 
Length of the line 38 154 
Feeder 3 40 
Miles 41 194 


WrYoMING LINE OF THE NORTH BRANCH DIVISION, 


About four miles of towing path along the pool of 
the Nanticoke dam, are finished and now in use; twelve 
sections of canal upon this line are also completed; about 
one half of the residue of the work is done. 

A pro rata proportion of the appropriations to the 
branches, in April and June last, was applied to this 
line, and has been chiefly expended upon five heavy 
sections. From the progress made on these sections, 
and the situation of the other work, a belief is enter- 


This line of forty-one miles and one hundred and | tained that, with an early provision of sufficient funds, 


ninety-four perches, including the feeder, rises three 
hundred and thirty feet through difficult defiles and 
mountain gorges, by fifteen dams and fifty lift and guard 
locks; and it is now ready for navigation in the unexam- 
pled short period of seventeen months since its com- 
mencement. 


Statement of the funds appropriated to the Frankstown 
line of the Juniata division, and of the disbursements 
made, 

By the act of twenty-first March, 1851, 
there was appropriated to the porta 


e 
road and Frankstown line, the sum of $700,000 00 | 
B 


December 1831.—Pro rata de 

duction at the treasury for 

old work, $126,378 48 
There was set apart by the 

board for the portage road, 192,975 87 








319,354 35 
380,645 65 

Deduction at the treasury under the act of 
thirtieth January, 1832, 12,256 50 





Actual available sum out of the appropria- - 
tion of 1831, 

By the act of thirtieth March, 
1852,there was appropriated,380,000 00 

Pro rata deduction at the trea- 
sury, under the act of ele- 
venth June last, 


368,389 15 


24,259 56 
—— 355,740 44 








Whole available amount of appropriations 


of 1831 and 1832, $724,129 59 





| the whole line may be opened for navigation by the first 
of Afigust, 1833. 

The completion of this short line is highly desirable, 
ani indeed indispensable, not only for the accommoda- 
tion of the rich and beautiful valley of Wyoming, but 
also for the profit of one hundred and forty-one and a 
half miles of canal and slackwater, already finished to 
| Columbia, upon which the anthracite coal of that valley 

will pass to market. 


| Statement of the funds.appropriated to the Wyoming 
line of the North Branch Division, and of the dis- 

bursements made. 

y the act of the twenty-first March, 1831, 

there was appropriated to the Wyoming 


line, $100,000 00 
December, 1831.—Pro rata de- 
duction at the treasury, for 
old work, &c. 18,054 02 
Pro rata deduction at the trea- 
| sury, under the act of thir- 
| tieth January, 1852, 1,255 59 





—— 19,309 61 





Actual sum available out of the 
tion of 1831, 

There was set apart for this line, 
out of the appropriation of 
six hundred thousand dollars, 
made by the acts of the fifth 
April and ninth June, 1832, 
the sum of 

Pro rata deduction at the trea- 
sury, under the act of ele- 
yenth June, 1832; out of the 


appropria- 
$80,690 39 


89,000- 00 
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appropriation of the fifth 
April, 2,553 63 


86,446 37 





Whole amount of the appropriations of 
1831 and 1832, applicable to the line, $167,136 76 
Whole amount disbursed in 
1831, including superinten- 
dence, engineering and con- 


tingencies, 29,038 154 
Whole amount of disbursements 
in 1832, 106,357 654 
— 135,395 81 





Balance on the thirty-first October, 1832, 











of appropriations of 1831 and 1832, $31,740 95 
There is due on this line for per 

centage retained on work 

done, 5,105 16 
The estimated cost of the work 

in progress is 125,642 25 
The estimated cost of the Lac- 

kawanna feeder is 18,196 00 
Whole sum yet to pay, 146,943 41 
Deduct the above balance of the appropria- 

tions, 31,740 95 





$115,202 46 


Amount required to complete the line, 





The whole amount paid is 135,395 81 
Per centage retained, and work 


to be done, 146,943 41 





Whole estimated cost of the 

line, $282,339 22 

‘Length, sixteen miles, three hundred and sixteen 
perches. 


LYcOMING LINE AND LEWISBURG CROSS-CUT. 
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by the spring of 1834. To the bituminous coal and 
iron which must start to market upon this line, we must 
look in part for a profitable return on the money invest- 
ed in the Eastern, Susquehanna and West Branch divi- 
sions’ already finished, bemg one hundred and six and 
one half miles; hence, prudence and interest dictate the 
propriety of completing the Lycoming line, as early as 
practicable. 

The Lewisburg cross cut may be ready for use by the 
first day of May next; but a dam in the West Branch, 
two and one half feet high, connected with this work, 
cannot be completed until the season of low water. 
Statement of the funds appropriated to the Lycoming 

line of the West Branch division and Lewisburg 

cross cut, and of the disbursements made. 
By the act of the twenty-first March, 1831, 

there was appropriated to the Lycoming 

line and Lewisburg cross cut, the sum 

of $200,000 go 
December 1831.—Pro rata de- 

duction at the treasury for old 

work, &c. 

Pro rata deduction at the trea- 
sury under the act of thir- 

tieth January, 1832, 


36,108 14 


5,468 00 





41,576 14 

Actual available sum out of the appropria- 
tion of 1831, 

There was set apart for this line 
out of the appropriation of 
six hundred thousand dollars, 
made by the acts of the fifth 
Apriland ninth of June, 1832, 
the sum of 

Pro rata deduction at the trea- 
sury under the act of eleventh 
June, 1832, out of the appro- 
priation of the fifth April, 


$158,423 86 


229,000 00 


6,639 46 
—— 222,360 54 








The effects of the uncommon floods of last winter} Whole amount of appropriations of 1831 


and spring, demonstrated the insecurity of high dams 
in our large rivers, and induced the board to suspend 
the erection of dams and works connected therewith, 
in the west branch of the Susquehanna. 

By the act of the ninth June, 1852, the canal com. 
missioners are authorized to dispense with dams, where 
the better completion of the work requires a change 
from slackwater to canal. Under this provision in the 
law, and being fully convinced of the necessity and util- 

. ity of the measure, the board caused an independent ca- 
nal to be located throughout the Lycoming line. This 
location has rendered it necessary to bring a feeder 
from the river, four miles and fifty-six perches above the 
mouth of Bald Eagle creek, where a low dam will be 
erected. 

A portion of the line being totally different from the 
improvement contemplated last year, and the re-letting 
of almost the whole of the work at much higher prices, 
caused by the suspension of the work last winter in con- 
sequence of the want of funds, has enhanced the cost of 
construction beyond the original estimate. 

The canal may be connected with the Bald Eagle, by 
a side cut of about one mile in length, and a lock into 
the river nearly opposite to the mouth of the creek, 
that point being by law designated as the termination of 
the canal; but the board have postponed putting this 
work under contract, believing, as they do, that it is an 
improper place to form the connexion, and that a much 
more eligible connexion with the creek can be effected 
above the Great Island, as recommended in their report 
of the fifteeth December, 1831. 

‘The two miles of towing path along the pool of Mun- 
ey dam, are completed, and the residue of the work up- 
on the line is in active progress, and with a supply of 
necessary funds, may be finished ready for navigation 





and 1832 applicable to the line, $380,784 40 
Whole amount disbursed in 

1831, including engineering, 

superintendence and contin- 

gencies, 60,752 89 
Whole amount disbursed in 

1832, 


174,688 34 
. —————. 235,441 23 


Balance on the thirty-first October, 1832, of 
the appropriations of 1831 and 1832, $145,543 17 


-—— 





There is due on this line for per 
centage retained on work 
done, 

The estimated cost of work yet 
to be,done, is 


18,517 32 
596,833 75 


Whole amount yet to be paid 
Deduct the above balance of the appropria- 
tions, 





615,351 07 
145,343 17 


~— 





Amount required to complete the Lycom- 
ing line and Lewisburg cross cut, exclu- 
sive of the connexion with the Bald Ea- 
le, 
The whole amount paid is 
,Per centage retained and work 
yet to be done, 


$470,007 90 
235,441 23 


615,351 07 
Estimated cost of the line, in- 

cluding the cross cut, $850,792 30 

Length of the line including feeder, 46 miles, 74 
perches. 

Length of Lewisburg cross cut, 200 perches, 
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Frenca Cretrx Division. 


By the act of the ninth of June 1832, the canal com- 
missioners are required to connect the French creek 
feeder with the creek and with Conneaut lake. This 
work has been placed under contract and is now in pro- 

Ss. - 

The connexion with the creek at the north end of 
the feeder embraces a dam in French creek, a guard 
lock and one mile and one hundred and forty-four 
perches of canal, and is estimated to cost twenty-four 
thousand, seventeen dollars and fifty-one cents. At the 
west end of the feeder there will be one mile and three 
hundred and twelve perches of canal, and an out let 
lock forming a junction with Conneaut lake, the estimat- 
ed cost of which is twenty-seven thousand and fifty dol- 
lars and eighty-eight cents. These connexions may be 
finished by next August. 

The small appropriation of 1831, to the Franklin line 
was. exhausted early last winter, from which time until 
June, but little work was.done; sinee then the contracts 
have been prosecuted vigorously. 

The outlet lock connecting the pool of the dam. at 
Franklin with the Allegheny river, has been enlarged 
for admitting steam boats into the pool of the first dam; 
it is twenty-two feet wide, and one hundred and twenty 
feet long within the chamber. The other locks on the 
division, will be adapted to the trade of the country, by 
making them eighteen feet wide. 

The whole work on the French creek division, may 
be completed by the first of November, 1833. 


Statement of the funds appropriated to the French 
creek division, and of the disbursements made, &c. ~ 


By the act of the twenty-first March, 1831, 
there was appropriated to the Franklin 
line of the French creek division, the 
sum of 

December, 1831—Pro rata deduction at 
the treasury, 


$60,000 00 
10,831 69 


$49,168 31 





Available amount of appropriation of 1831, 

There was set apart for this 
line, (including new work 
at the north and west 
ends of the feeder, au- 
thorized by the act of the 
ninth June last,) out of 
the appropriation of six 
hundred thousand dollars, 
made by the acts of the 
fifth of April and ninth of 
June, 1832, the sum of 

Pro rata deduction at the 
treasury under the act of 
eleventh June last, out of 
the appropriation of fifth 
April last, 


136,000 00 


4,022 92 





131,977 08 





Available sum out of the appropriations of 
1831 and 1832, 

Whole amount disbursed in 
1831, including superin- 
tending, engineering,and 
contingencies, . 

Whole amount disbursed in 

832, 


181,145 39 


16,605 16 


88,906 84 : 
———_ 105,512 00 





Balance unexpended, thirty-first October, 
1832, of appropriation of 1831 and 
2, 


$75,633. 39 





There is.due on this line for 
per centage retained on 


work done, 13,017 87 


Estimated cost of complet- 
ing the work on the 
Franklin line,and the new 
work at the north and 
westendsof the feeder, 225,607 50 - 

Amount yet to be paid, 


Deduct the above balance of the appro- 
priations, 


238,625 37 
75,633. 39 


$162,991 98 
0 





Amount required to complete the work, 
The whole amount paid, is 105,512 0 
Per centage retained, and 

work to be done, 238,625 37 
Estimated cost when com- 


pleted, $344,137 37 





Miles. Perches. 
The length of the Franklin line, is' 22 80 
The length of new work at north 
end of feeder, i 144 
The length of new work at the 
west end of feeder, 1 312 
Whole length, 24- 216 


Beaver Division, 


On this division many facilities:are afforded for prose- 
cuting the work, and,its progress, while there were 
funds, has corresponded with its advantages. Oj the’ 
fifth of last March, notice was given to the contractors, 
that the appropriation of 1831 was expended, when a 
temporary suspension of the work took place. Opera- 
tions were recommenced in April, and on the twentieth - 
of September, it again became necessary to notify the 
contractors, the appropriation of 1832, being exhausted. 
Since then, the work generally, has ceased, except on 
a few important jobs for which funds had been set 
apart. 

The line is divided into forty-nine sections of canal 
and towing path, of which, twenty-six sections are fi- 
nished, and the mechanical work (believed to be equal 
to any work of the kind in the commonwealth, ) is in a 
corresponding state of forwardness. The cost of the 
division will exceed the original estimate. This is in 
part owing to interruptions for want of funds, and in 
part to unexpected quicksands that had to be encoun- 
tered, and to the additional ee of the works, 
which the extremely high freshets of last spring proved 
to be indispensable, 

With an adequate supply of funds, if soon provided, 


the whole line may be completed by the first of No- 
vember, 1833. 


Statement of the funds appropriated to the Beaver. di- 
vision, and of the disbursements made, &c, 


By the act of the twenty-first of March, 


1831, was appropriated to the Beaver 
division, the sum of 


December 1831, Pro rata 
deduction at the treasury 
for old work, &c. 

Pro rata deduction at the 
treasury, under the act of 
thirtieth January, 1832, ; 


100,000 00 


18,054 02 


864 33 





18,918 °35 


Available sum of the appropriation of 1831, $81,081 65 
There was set apart for this 


division out of the appro- 
priation of six hundred 
thousand dollars,made by 
the acts ofthe fifth April, 
and ninth of June, 1832, 
the sum of 


146,000 00 
Pro rata deduction out of 


* 
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appropriation of the fifth Frankstown line of the Juniata divi- 
of April, under the act of sion. — Whole amount of work done, 692,730 20 
eleventh June last, 4,660,39 Estimated cost of the work to be done, 64,111 43 
141,339 61 a 
—_—___—. | Forty-one miles and one hundred and 
Whole amount of appropriations of 1831 ninety-four perches, at eighteen thou- 
and 1832, applicable to this division, $222,421 26 sand one hundred and ninety dollars 
Whole amount disbursed in and fifty-seven cents per mile—whole 
1831, including superin- cost, $756 841 63 
tendence, engineering, 
contingencies, &c. 39,926 66 Wyoming line of the North Branch di- 
Whole amount disbursed in vision.—Whole amount of work done, 140,500 97 
1832, 177,617 95 Estimated cost of work to be done, 141,838 25 
———— 217,544 61 
ca Sixteen miles and three hundred and 
Balance unexpended thirty-first October, sixteen perches, at sixteen thousand 
1832, of the appropriations of 1831 six hundred and twenty dollars and 
and 1832, $4,876 65 thirty-six cents per mile—whole 
cost, $282,339 22 
There is due on this divi- 
sion for per centage re- Lycoming line of the West Branch di- 
tained on work done, 5,003 333 vision, including l.ewisburg cross 
The estimated cost of work cut.—Whole amount of wurk done, is 253,958 55 
to be done, is 197 033 233 Estimated cost of work to be done, 596,833 75 
Whole amonnt yet to be paid —— 202,036 57 _ 
Deduct the above balance of the appropi- Forty-six miles and seventy-four perch- 
ations, . 4,876 65 es, ac seventeen thousand nine hun- 





Amount required to complete the divi- 
sion 

The whole amount paid is 

Per centage retained and 
work yet to be done, 


| $197,159 97 
217,544 61 


202,036 57 





Estimated cost when com- 
pleted, $419,581 18 
Length is twenty-four and three quarter miles. 

An exhibit of the amount of work done, the amount 
yet to be done, and the whole length and estimated 
cost of the lines in progress, 

Columbia and Philadelphia rail-road.— 
Whole amount of work done, 

Estimated cost of work to be done, ex- 
clusive of the second track, from the 
western termination of the twenty- 
two miles to Columbia, 


$1,364,470 43 


772,086 38 








$2,136,556 81 
Add the estimated cost of the second , 
track, 
ty-one and a half miles, at thirty- 
our thousand five hundred and thir- 
ty-six dollars and thirty-one cents per 
mile—whole cost, 


678,152 86 
Ei 


$2,814,709 67 





Allegheny Portage rail-road.—Whole 


amount of work done, 526,256 77 
timated cost of work to be done, ex- 
clusive of the second track of rails, 648,954 89 








$1,175,211 66 

Estimated cost of the second track, 320,577 85 
Thirty-six miles and two hundred and 
twenty-one perches, at forty thousand 
seven hundred and sixty-seven dol- 
lars and sixty-two cents per mile— 
whole cost, $1,495,789 51 


ae 


Columbia line of the Eastern division. — 
Whole amount of work done, 


119,280 17 
Estimated cost of work to be done, 


44,000 77 





Eight miles and two hundred and twen- 
ty-seven perches, at og thou- 
sand seven hundred and forty-seven 
dollars and sixty cents per mile— 


whole cost, $163,280 94 


dred and twenty-seven dollars and 
ten cents per mile-—whole cost, $850,792 SO 
Two hundred perches Lewisburg cross 

cut, twenty-two thousand dollars. 
French creek division. —Whole amount 





of work done, 118,529 87 
Estimated cost of work to be done, 225,607 50 
Twenty-five miles and two hundred 

and sixteen perches, at thirteen thou- 

sand four hundred and three dollars 

and sixty cents per mile—whole cost, $344,137 37 
Beaver division.—Whole amount of 

work done, 222,547 944 
Estimated cost of work to be done, 197,083 234 





Twenty-four and three-fourths miles, at 
sixteen thousand nine hundred and 
fifty-two dollars and seventy-seven 


cents per mile—whole cost, $419,581 18 


An exhibit of the whole sums appropriated and appli- 
cable to each line, and of the sums required to com- 
plete the same. 








Whole sum appro- | Whole sum requi- 
propriated. red to complete. 
Columbia and Philadel- 
delphia rail-road, not 
including second 
track, $1,576,294 18 $560,262 63 
Allegheny portage rail- 
road, not including 
second track, 760,418 60 414,793 06 
Columbia line of the 
Eastern division, 127,445 69 35,835 25 
Frankstown line of the 
Juniata division, 724,129 59 32,712 04 
Wyoming line of the 
North Branch divi- 
sion, 167,136 76 115,202 46 
Lycoming line of the 
West Branch divi- 
sion, including the 
Lewisburg crosscut, 380,784 40 470,007 90 
French creek division, 181,145 39 162,991 98 
Beaver division, 222,421 26 197,159 97 
Whole sum appropria- 
ted, Parner $4,139,775 87 
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Whole sum required to complete, ex- der the guidance of such principles, and listen to the 
cept the second track on rail-roads, $1,988,965 29 | dictates of the best experience. 
Add the estimated cost of the second Among the principles, which in the opinion of the 
track on the Columbia rail-road, 678,152 86 | committee should govern Councils in all their legislation 
Add the estimated cost of the second on this important subject, they would strictly insist on 
_ track on the Allegheny portage rail- | the following — 

road, $29,577 85} First—The will of Stephen Girard having confided 
the execution of these Trusts to the Corporation of the 
City of Philadelphia by its corporate name and title, the 
works authorized, including the se- | general system by which other affairs of the city are 
cond track on the Columbia and | regulated, should be pursued so far as it is applicable to 
mouatain rail-roads, $2,987,696 00 | the subject matter—and new arrangements should on- 
ly be admitted with reference to things having no ana- 

logy to the ordinary business of the Corporation. 
Second—It is not competent for Councils as legisla- 
—_——_—_— tors ofthe Corporation, it would be unwise in them as 
From the Philadelphia Gazette. | guardians of the city, to assign a duty vested by the 


willin the Corporation, to any other authority, not under 
PROCEEDINGS OF COUNCILS. | ; t a 




















Whole sum required to complete the 








(To be continued. ) 


their constraint and effectual controul upen all points of 
Thursdiy, December, 13, 1832. | vital importance. Hence although suitable agents must 
‘ : dil Hitless be authorised to carry into effect the directions of Coun- 

The Committee ap pointed to inquire if any and what | cils, yet such authority should be purely executive in 
alterations are necessary in the Ordinance entitled an | its nature, should be limited by the necessity of execu- 
Ordinance for the management of the Girard Trusts, | tive services, and should be funded ona previous ex- 


passed 15th September, 1832—Report, ercise of the legislative functions so distinct and defi- 


That having given to the whole subject that serious | nite as to admit the least possible latitude of discretion 
and patient consideration which its importance demands, | or construction. 


they have unanimously determined to recommend to 


Councils the immediate passage of two Ordinances 
herewith presented, the first entitled “ A further Ordi- 
nance for the management of the Girard Estate;” and 
the second entitled ‘An Ordinance for the manage- 


Third—As an obvious corrollary from the foregoing 
proposition it follows that no agent whatever should be 
authorised to expend monies belonging to the Trust for 
any purpose, except such as had been previously ap- 
propriated to that purpose by an ordinance of Councils. 


} 





ment of the Girard College.” In other words the principle of specific appropriations, 
_ As these propositions if adopted, will destroy the | the most effectual check which the people can exercise 
whole system, in regard to the Girard Estate and Trusts | over their agents, a doctrine which lies at the root of 


prescribed by Ordinance of the 11th September last, | every free government, is deemed applicable in its ful- 
and which has gone into operation within a few days, | lest extent to the presext subject. 

the committee feel themselves called on to explain at Fourth—In all arrangements for the execution of the 
some length the motives and the reasons which have go- | Girard Trust, simplicity should be consulted, as far as 


verned their decision. ‘They disclaim having been ac- | consistent with their nature and objects. The duties 
tuated by mere love of change, or by any unfounded | of each officer should be as homogenous as possible, 
prejudice against the legislation of their predecessors— | the power of each should be distinctly marked, and his 
so far from this they entered upon the task, with an | responsibility be in exact proportion to that power. No 
anxious hope, that much, if not all of the existing pro- | doubt should exist as to the extent of power granted to 
visions might be retained, consistent with the'r views ef | any, nor the latitude allowed for interference one with 
the public good, and with the public attainments of the | the other, or with the regular officers of the Cerpora- 
great objects contemplated by the deceased benefactor | tion. 

of the city. The more, however, they have investigated | Fifth—While a wise and just economy should prevail, 
the subject, the stronger has their conviction become, | care must be taken that no agent be loaded with a lar- 


that the system referred to, is unequal to the purposes | ger amount of duty, than he can be expected to perform 
for which it was designed; that besides numberless in- | with advantage to the public. 


conveniences and embarrassments which cannot failto| Sixth—The arrangements should be such as to sc- 
arise from its further prosecution, it is chargeable with | cure the highest degree of skill and competency in eve- 
a marked departure from the fundamental principles | ry department. 
which have heretofore governed the legislation of the| | Seventh—In the organization of the Girard College, 
city, and which in the opinion of the committee, can | constant and sole reference should be had to its stability 
never be abandoned without serious hazard. With this | and capacity for extended and permanent usefulness. 
conviction forced on their minds; the committee had no | While Councils should therefore take care that all the 
alternative but to recommend an immediate and radical | intentions of the founder be punctually executed, and 
change. It remains for them so to explain their views, | should keep a watchful eye upon all its expenditures, 
as to justify their cause in the estimation of the Councils ; they should not expose it to the consequences of sudden 
and of the public. | and capricious change, nor open a door by which any 
The Trusts created by the will of Stephen Girard are | influence or feeling foreign to the objects of the institu- 
of incalculable importance to this whole community.— | tion might gain admission. It follows that every indivi- 
Involving interests of the highest and most permanent ; dual concerned in its management, should be selected 
value, they require for their management, the utmost | with reference to nothing but his qualifications for the 
prudence and foresight, and a constant referencé to the | service—and that he should be severed from all respon- 
preservation of those interests against every probable or | sibility and relieved from every temptation, not connect- 
possible contingency; according as that management, | ed with that service. : 
shall be judicious or the reverse, according as the gener- | A brief comparison of the Ordinance of 10th Septem- 


ous intentions of the Testator shall be promoted or frus- 
trated,, must the splendid provisions of his will, prove a 
blessing oracurse to the city of Philadelphia. It is 
deeply important therefore, that now, when those first 
steps are to be taken, which must in a greater or less 
degree influence the whole future progress, the consti- 


tuted authorities of the city should place themselves un- 
Vol. . 3 50 


| ber, 1832, with the foregoing propositions, will be suf- _ 
ficient to show, that nearly all the principles which the 
Committee regard as of paramount importance have 
| been entirely disregarded. That Ordinance after pro- 
| viding for the election of nine Directors of the Girard 
| Trust proceeds to announce their powers in the follow- 
| ing broadfand indefinite terms, 
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**Sect. 6.—Be it further ordained, &c. That the 
Board of Directors thus constituted shall under the di- | 
rection of the Select and Common Councils, have the | 

eneral charge and management of all the estate and ef. | 
ects devised and bequeathed by Stephen Girard to the 
city of Philadelphia—-it shall execute all the Trusts de- 
clared in his last will and testament as to be executed by 
the city of Philadelphia or under its authority, and it 
shall cause the intentions of the Testator therein to be | 
carried into full and complete effect.” 

**Sect. 7.—And be it further ordained, &c. That 
the said Board shall have power to make all necessary 
leases and contracts whatever, touching the estate com- 
mitted to its charge, or the trusts therewith connected | 
to direct and supervise the investment, application, or 
disbursement of the moneys of the said estate; to employ | 
and appoint agents, and attorneys, and fix their com- 
pensation, and to remove them from office at discretion; 
to fix the compensation and prescribe the duties to be 
performed by its secretary, and generally to take all 
pa means for the performance of the several duties 

y this ordinance devolved on them.” 
Nothing as the committee conceive can be plainer, 





than that Councils by these two sections have given up | 


all controul over the important business arising under | 
the will of Stephen Girard, and have placed it at the 
absolute disposal of a Board, which however respecta- 
ble the character of its individual members, is yet un- 








| various indeed, and so widely extended, that nine indi- 


viduals receiving no compensation for their services 
cannot be expected properly to attend to them. They 
are required to superintend a large amount of real es- 
tate, its leases, improvements and repairs—to direct the 
investment of large sums of personal property —to build, 
organize and superintend a College, with a splendid 
endowment of two millions of dollars, to order for the 
widening of Water street, and the improvement along 


| the wharves as designated by Mr. Girard—to see that all 


wooden buildings be removed from the city, and to di- 
rect every application of the surplus revenue whether 
in the department of police, watching, lighting, pav- 
ing, health, ornament or general comfort. If it be 
urged that this objection is wholly or in part obviat- 
ed by the provisions of the 9th Section, namely, that 
the Board shall be divided into three committees; ‘ One 
to have more immediate charge of the financial con- 
cerns of the Girard Estate, &c.” a second “‘to have 
more immediate charge of the real estate, and the build- 
ing and repairs therewith connected,” and a third “to 
have more immediate charge of the concerns of the Col- 
lege, its system of instruction and discipline,” the an- 
swer is that such provisions must lead to still greater 
difficulties and give rise to still stronger objections. It 
must be observed that although the more immediate 
charge of each of the three divisions is committed to 
three individuals, yet every question connected with 


known to the charter of the city, and cannot be regard- | each must be decided by the voice of the whole nine. 
ed as. part of the corporation. It is true that the grant | If therefore in the selection of the Board (as is said to 


of power in the sixth section is somewhat restrained by 
the expression ‘‘under the direction of Councils” but 
that restriction does not apply to the more liberal grant 
in the seventh, and it can at best imply nothing beyond 





have been the case heretofore, and as would always be 
natural and proper) equal reference be had to the 
three kinds of qulifications necessary to fit the candi- 
date for the duties of the three committees, namely, 


what must always exist, a right remaining in the Coun- | financial skill, knowledge of building and real estate, 
cils,° to take away or diminish so much of the power | and acquaintance with the business of Education, it 
granted, as they may subsequently consider either dan- | follows necessarily that all questions must be decided 
gerous or inexpedient—until such farther legislation ac- | by a Board two-thirds of whom have no particular fit- 
tually takes place, the power of the Board to make con- | ness for the subject. And that such decisions, unless 
tracts, expend moneys, employ agents and attornies, and | the majority yield implicitly to the opinions of the mi- 
fix their compensation, must continue to be absolute | nority, are most likely to be wrong. 

and unlimited. No provision is made that Councilsshall| Again—the committee feel bound to enter their solemn 
select the objects of expenditure or determine the | protest against any conexion between the internal ma- 





amount to be applied to each. 


All is left to the direc- | 


nagement of the Girard College and the pecuniary or 


tion of the Board, a discretion which in the opinion of | other affairs of the Girard ‘Frust. 


the Committee, Councils alone can lawfully exercise, | 


and which therefore they had neither right nor powerto 
rest in any board or individual. 


They believe such union to be at once unnatural and 
unnecessary, and that its offspring must be discord, in- 


| stability and disappointment. ‘They would desire that 


If these views be correct it follows that an immediate | Trustees of the College be chosen on account of their 


repeal of the 6th and 7th sections, or rather the imme 
diate withdrawal of the extraordinary powers which 
they grant to the Board of Directors is required by eve- 


ry consideration of prudence and of principle. The | 


committee would be understood, however, not to inti- 





fitness for that special service; that their duties should 
be confined to the college alone, and to the expenditure 
of such moneys only as may from time to time be appro- 
priated by Councils for the use of the College. 

A third objection which the committee deem impor- 


mate the most remote suspicion that the gentlemen now | tant, will be more and more felt, as the resources for 
composing that Board would be disposed to employ | improving the city arising out of the estate of Mr, Girard 
such power to the injury of the city. Their opinion is | are more completely developed. 


exactly reverse. But it is their duty as faithful repre- 
sentatives to guard against any contingency however 
improbable, and they are not permitted to hazard the 
interest of their constituents upon any personal confi- 
dence in the purity and character of others. 

The necessity of modifying the 6th and 7th sections 
of the Ordinance of the 15th September, 1832, so as to 
resume a great portion of the power now vested in the 
Directors of the Girard Trust, being as the committee 
believe fully demonstrated, it remains to inquire whether 
the organization of that Board is so far convenient and 
judicious, as to render its continuance with more limited 
powers desirable—the committee think not—they per- 
ceive defects in that organization of a most serious kind, 
such as must always interfere with its prompt, harmoni- 
ous and successful action, and with the attainment of 
the great objects contemplated by Mr. Girard in his 
liberal donations to the city. 

It isan insuperable objection to this Board, that it 
embraces a multitude of totally dissimilar objects, so 


All the surplus income after endowing the College 
and applying the specified sum to the Water street im- 
provements and to the removal of wooden buildings 
having been devoted by Mr. Girard to the improve- 
ment of. the city, its lighting, police, comfort, prosperity 
and health, how are the Directors to perform this por- 
tion of their duties without serious clashing with other 
constituted authorities? 

Will it be convenient that they shall appoint and re- 

late the additional watchmen, or are they qualified to 
Judge where such addition is required? 

Will they superintend a part of the public paving, 
the ornamenting of the public squares, or the erection 
of Gas work, if these shall be deemed fit subjects of 
expenditure? This cannot be without serious inconve- 
nience to all concerned, and real prejudice to the inter- 
est of the community. Yet all this is necessarily includ- 
ed among the multifarious duties assigned them by the 
existing Ordinance. 


Many other objections of equal force might be urged 
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against the system for managing the Girard Estates and | tion may require. This duty for the last vear has been 
Trusts as now defined by Ordinance. | fully performed by a single agent, and as the committee 
But the committee believing that enough has been | believe, with entire satisfaction to all concerned—such 
said to sustain the opinion which they ventured to ex- | an agent therefore, with the same range of duties in re- 
press at the outset of this report, forbear unnecessarily | gard to the real estate, it is proposed to retain; the 
to press the subject. committee being satisfied after full inquiry, that with 
It remains for them to devise a substitute more con- | the aid of a collector of rents, and of a qualified sub- 
formable to sound principle and settled practice—and | agent to exercise some supervision of the tenants of 
better calculated to effect the great objects in view. As | farms and garden lots in the county of Philadelphia, 
a first and indispensable step, they propose to analyze | (both of which are provided for in the Ordinance sub- 
the Trusts created by Mr. Girard’s will, and to classify | mitted,) he will be able to perform all the requisite 
the duties arising therefrom. service. The employment of a sub-agent is deemed 
By that will a large amount of real and personal pro- | necessary, because by the leases of the county proper- 
oo is devised and bequeathed to the city upon the fol- ty, the tenants engage to keep their premises in repair, 
owing trusts: |and to pursue moreover, a certain course of culture 
1. That the Real Estate shall be regularly and advan- | and improvement. It follows that at some seasons of 
tageously let to proper tenants, shall be kept in good | the year, a close inspection over such tenants, that the 
repair and judiciously improved, and that its rents, is: | principal agent could conveniently bestow, would be 
sues and profits forever, shall be faithfully applied to | productive of advantages to the city. 
the uses specified in the will. In the next place, some competent authority must be 
2. That $2,000,000, of the personal property shall be | provided to fix the rent of real property, lease it to 
set apart in the first instance as a fund for the erection | suitable tenants, decide what repairs are proper to be 
and maintenance of the College, and that the principal | made, direct proceedings against delinquent tenants, 
sum without any surplus of interest after defraying the | and do other acts incident to its due management and 
charges of the College, shall be invested from time to | preservation. 
time in good securities, so as to constitute a permanent | For these purposes it is proposed, that the Mayor of 
and productive fund. the city, with the Treasurer and Agent, shall constitute 
3. That a further sum of $500,000 of the personal | a Board to meet daily at the Treasurer’s office; and two 
property shall be set apart as soon as received from the | of the number to be a quorum. By a further provision, 
Executoys, that it shall be securely invested, and kept | that all leases shall be executed by the Mayor, that no 
so invested, and that the income thereof shall be applied | monies shall be expended by the Board for repairs or 
exclusively to the opening of Delaware Avenue, the re- | otherwise, unless for appropriations previously mace by 
moval of wooden buildings from the city, and the im- | Councils, and that a Standing Committee of Councils, 
provement of Water street according to the plan and | shall superintend the whole subject, it is believed a 
suggestions of the Testator. sufficient security will be obtained against any improvi- 
4. That the balance of Personal Estate which may { dent demises of the city property, or extravagant dis- 
be received from the Executors shall be safely and ad- | bursement for repairs. 
vantageously invested so as to constitute a permanent | The only remaining business under the present divi- 
fund for the other uses declared in the will. sion, relates to the due investment of the personal pro- 
5. That the income of the Real Estate, (after de- | perty, and of its surplus income. 
ducting $3900, of annuities charged thereon,) andthe} This also it is proposed to refer to the Board above: 
whole income of the balance of personal property, shall | named, with a restriction however, that they shall not 
be applied each year, to some valuable public purposes | consummate any such investment until it shall have been 
not especially described, but included within certain | approved by a majority of the Standing Committee 
general expressions of the will, namely—‘‘ the mainte- | charged with the subject. 
nance of a more efficient Police, the improvement of ; Thissimple organization for the purpose of managing 
city property and the general appearance of the city, | to the best advantage, the real and personal property, 
the diminution of taxes, the prosperity of the city, and | and bringing its proceeds into the proper treasury, and 
the health and comfort of its inhabitants”—with a pro- | for no other purpose whatever, with a specification of 
viso, however, that in case the fund set apart for the | such details as seemed to the committee to be useful or 
college, shall prove insufficient, such deficiencies shall | necessary, together with a general provision, that the 
be supplied from the inconfe referred to in this article. | Girard Treasurer like the Treasurer of the City, shall 
The foregoing abstract comprehends all the impor- | disburse no money for any purpose except in conformi- 
tant objects te be provided for by Councils, and it sug- | ty with a warrant from the Mayor, and a previous ap- 
gests at once, a division of duties so natural and obvious, | propriation by Councils is the subject of the Bill first— 
that they cannot hesitate to adopt it as the basis of their | referred to in the account—of this report entitled an Or- 
arrangements. ‘ dinance for the management of the Girard Estates. 
The management of this property real and personal, | __A second division of duties, equally obvious with the 
so as to make it and keep it productive, and the bring- | former, and more distinct in its nature from all others 
ing of its income into a proper treasury—constitutes | whatsoever arises out of the directions of the will, in re- 
one class of duties, simple and distinct, and having no | gard to the establishment and maintenance of the Gi- 
necessary or proper connexion with the subsequent ex- | rard College. As the best means of carrying these di- 
penditure of that income upon any of the objects refer- | rections into effect, the committee have provided by a 
red to by the Testator. further Ordinance herewith submitted, for the election 
This division the committee propose to adopt, and | by Councils of twelve trustees, to serve three years,and 
have endeavoured to carry out by the first Ordinance | one-third to be chosen each year. 
recommended, entitled ‘‘ An Ordinance for the man-| In order that the regular authorities of the city may 
agement of the Girard Estates,” as the services of a | be duly represented in this important Board, it is fur- 
Treasurer cannot be dispensed with, they have except- | ther proposed that the Mayor, and the President of each 
ed trom report, the 12th, 13th, and 18th sections of the | Council, shall be ex-officio Trustees. It has been the 
Ordinance of September 15th last, which provide for | design of this committee in preparing this Ordinance, to 
the appointment of a Treasurer of the Girard Fund, | give to the Trustees the entire management of the in- 
define the security he shall give, and fix his compensa- | ternal affairs of the College, subject to the approval of 
tion. Councils, as to all fundamental regulations when first 
Provision must next be made for a constant and | adopted, and to their constant control in regard to all 
careful inspection of the Real Estate, and for the exe- | expenditures of money. 
cution of such repairs and improvements as its condi- ‘The latter is effected by requiring a specific appro- 
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priation for each object within the scope of the duties | 
assigned to the Trustees of the College. * | 

The committee, however, do not recommen the Or-. | 
dinance stubmitted, as embracing a complete organiza- | 
tion of the establishment. 

They have deemed it sufficient at this time, to mark 
the broad outlines of the Institution, and to direct pre- 
liminary measures for determining the plan of buikding, | 
and the most judicious system of instruction and govern- 
ment. When money comes to be expended for its 
erection or management, a system must be digested by 
which these expenditures shall be accounted for; many | 
other details also must be left untouched until the ge- | 
neral plan of instruction and government shall be fixed. 

The committee are unanimously of opinion, that the 
Board of Trustees cannot conveniently discharge their 
duties, unless they be invested with corporate privi- 
leges. 

“They have therefore provided in the Ordinance sub- 
mitted, for an early application to the Legislature of 
the Commonwealth, and for the appointment of a com- 
mittee to draft with the best iegal advice, a suitable law 
for that’purpose. 

The twa divisions of duties arising out of the will of 
Mr. Girard, which the committee have now discussed, 
are the only ones which in their opinion require imme- 
diate provision by Councils. When the $500,000 di- 
rected to the improvement of Water street, &c. shall 
. have been placed in the Treasury, anda portion of its 
income become available, it will be time enough for 
Councils to direct the application of that income, and 
to designate the officers by whom it shall be applied. 
As to the other objects to which the surplus income of 
the Girard Estate is applicable, namely—‘‘ the mainte- | 
nance of a better Police, the improvement of the City | 
Property, and of the general appearance of the City; 





city, the President of the Select Council, and the Pre- 
sident of the Common Council, for the time being, and 
fifteen other persons to be chosen in the manner here- 
inafter specified, shall constitute a Board of Directors 
of the Girard College, whose duty it shall be to super- 
intend the organization and management of the said 
college in conformity with the will of the late Stephen 
Girard, and with such ordinances as the Select and 
Common Councils may from time enact in relation 
thereto. 

Seo. 2. Be it further enacted that the Select and Com- 
mon Councils shall assemble in joint meeting on second 
Monday in January next, and shall then and there 
choose fifteen citizens of Philadelphia, not members of 
either Council, to be trustees of the Girard College. 

Sec. 3. That as soon as the said elections shall be 
completed, the clerks of the Select and Common Coun- 
cils shall divide the persons so chosen, by lot into three 
classes, of five each, the first class to serve one year, 
the second to serve two years, the third to serve three 
years, and shall record the result upon the minutes of 
the joint meeting. 

Sec. 4. Be it further ordained, That on the second 
Monday in January in each succeeding year, at the 
hour of noon, the Select and Common Councils, in joint 
meeting shall elect five citizens of Philadelphia, not 
members of either Council, to serve as trustees of the 
Girard College, for the term of three years next ensu- 
ing, and to supply the place of those whose terms of 
service shall have expired. 

Sec. 5: Be it further ordained, That any vacancy in 
the board of trustees, arising from the death, resigna- 
tion or removal from the city of any member, shall be 
supplied by a special election, to be had as early as 
convenient after such vacancy is known te exist. 

Sec. 6. Be it further ordained, That the trustees first 







the diminution of Taxes, the prosperity of the City, | chosen, shall meet within ten days after their appojnt- 
and the health and comfort of its inhabitants,” they fall | ment, and shall elect one of their own number to be 
within the range of duties already assigned to regular | president of the board,—and one other person, not of 
officers of the Corporation, with reference therefore to | their own number, to be secretary of the board—and 
the accomplishment of such objects, it is only necessary | that the election of president and secretary, shall take 






that Councils when they find a surplus in their hands, | 
or likely to come into their hands applicable thereto, 
shall select the object which they deem most important, 





place in each succeeding year, at the meeting next af- 
ter the second Monday in January. 
Sec. 7. Be it further ordained, that the secretary so 






assign its execution to the proper officer, and appropri-| chosen, shall keep regular minutes of the proceedings 
ate such amount out of the Treasury of the Girard | and transactions of the board, and shall perform such 




































































































































Fund, as they deem necessary; should no such officer, | other services as the Councils or the Trustees may from. 


or authority be then in existence, or should it be expe- 
dient for any considerations to create a new one, it will 
be time enough to do so when the appropriation shall 
be made. 

The committee have thus at greater length perhaps 
than was desirable, but yet as briefly as was consistent 
with any degree of clearness, explained their views of 
the course which the Councils should now pursue with 
reference to the future management and execution of 
the Girard property and Trusts. 

The system they propose appears to be recommended 
by its safety, accuracy, and simplicity, by its conformi- 
ty with fixed principles and established practice, and by 
its tendency to harmonize the business arising out of 
these trusts, with the regularand constituted operations 
of the City Government, instead of creating an excre- 
scence foreign to its nature, and perhaps hostile to its 
prosperous action. 

In all these respects, it differs radically as the com- 
mittee believe trom the provisions of the ordinance of 
the 11th September last, and from the system now in 
ynotion under that ordinance. 

They cannot therefore hesitate to recommend the re. | 

eal of one, and the adoption of the other, with such | 
improvements and amendments as the better judgment 
of Councils may suggest. 

All which is respectfully submitted. 


An Ordinance for the management of the Girurd College. 


time to time require, for all which, he shall receive a 
reasonable compensation to be fixed by the board of 
Trustees, 

Sec. 8. Be it further ordained, &c. That no member 
of the ssid board of Trustees shall be allowed or re- 
ceive any compensation for his services directly or indi- 
rectly, .or shall any member of said board, or of the 
Select or Common Council at any time hold any station, 
or perform any work or duty to which compensation or 
emolument may be attached relating to the said col- 
lege, nor shall such member of the board, or any offi- 
cers organized by them appointed, or any member of 
the Select or Common Councils, be directly or indirect- 
ly concerned in any contract, arrangement, or engage- 
ment, for doing any work, or furnishing any materials, 
whereby any profits or advantage may ensue to him, 
relating to the erection or management of said college. 

Sec. 9. Be it further ordained, &c. That it shall be 
the duty of the said Trustees as soon as practicable, to 
prepare and submit to Councils for their approbation, 
the plan of a system of government and instruction for 
the said college, having reference to the provisions of 
the will of Stephen Girard, so far as they are express 
upon this subject. 

Sec. 10. Be it further ordained, &c. That in order 
to furnish the’said Trustees with proper assistance in 
the duties devolved upon them by the preceding sec- 
tion,—it shall and may be lawful for the said Trustees, 


as soon as a person of suitable character and competent 
Section 1. Be it ordained, &c. That the Mayor of the | attainments can be procured, to appoint a president of 
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said college, and to assign him a proper compensation. 

Sec. 11. Be it further ordained, &c. That the Trus- 
tees of the Girard College, shall from time to time as 
occasion may require, present to Councils detailed esti- 
mates of the sums of money required for the perform- | 
ance of the duties assigned them, in order that all ne- | 
cessary and proper appropriations may be made, but | 
that such Trustees shall not enter into any contract or | 
engagement whatsoever, unless expressly authorized to | 
make the same, or unless a regular appropriation has | 
been made to that object. 

Sec. 12. Be it further ordained, &c. That the power | 
of appointing and removing all Officers, Professors, Tu- | 
tors, and Agents, necessary for the government and in- 
struction of the Girard College, and of admitting and 
dismissing scholars, subject to all the provisions of the 
will of the late Stephen Girard relating thereto, shall be 
vested in the said board of Trustees,and in their succes- 
sors forever. 

Sec. 13. And be it further ordained, &c. That eight 
of the said Trustees shall be » quorum for the transac- 
tion of business, who in the absence of the president 








shall appoint a president pro tempore. 

Sec. 14. And whereas it is desirable and necessary 
that the board of ‘Trustees of the Girard College should 
be a body corporate with all the legal incidents to that 
character. Be it further ordained, &c. That the stand- 
ing committee on the Girard Estate be authorized and 
required, with such professional assistance as they deem 
necessary to prepare a bill for the incorporation of the | 
‘Trustees, who shall hereafter be elected under the pro- 
visions of this ordinance, which bill when approved by 
the Select and Common Councils, it shall be the duty of | 
the said committee to lay before the Legislature of the | 
commonwealth. 

Sec. 15. Be it further ordained, &c. That the Mayor | 
of the city be authorized to draw his warrant in the | 
usual form upon the Treasurer of the Girard Fund, for } 
all expenses incurred by the committee in carrying into | 
effect the foregoing section. 


A further Ordinance for the management of the Girard | 
Estates | 


Be it ordained, &c. That the ordinance passed the | 
15th day of September, 1832, entitled ** An Ordinance | 
for the management of the Girard Trusts,” except the | 
12th, 13th, and 18th sections thereof, be and the same | 
is hereby repealed. 

Sec. 2. Be it further ordained, That annually at the | 
time of choosing a Treasurer, as provided for inthe said | 
12th section, the Select and Common Councils in joint | 
meeting, shall choose one suitable citizen of ’hiladel. | 
phia, to be Agent forthe Girard Estates, who shall. 
continue in office until his successor is duly constituted, | 
and whose especial duty it shall be to superintend all | 
the Real Estate in the city and county of Philadelphia, | 
devised to the city by the late Stephen Girard, and to. 
perform such other services as may be enjoined upon 
him by ordinances or resolutions of Councils. 

. Sec. 3. Be it further ordained, That the said Agent, | 
before entering upon the duties of his said office, shall | 
give bond, with two sufhcient sureties, approved by | 
the Mayor, to the Mayor, Aldermen and citizens of | 
Philadelphia, in the penal sum of ten thousand dollars, 
conditional for the faithful performance of the duties of | 
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it shall be to attend to the investment of all monies in 
the hands of the said Treasurer, which in pursuance of 
the will of Stephen Girard, or of any Ordinance or Re- 
solution of Councils it may be necessary to invest, pro- 
vided always, that all leases or agreements for the rent- 
ing of Real Estate shall be executed by the Mayor, for 
and in behalf of the Mayor, Alderman, and C'tizens of 
Philadelphia; and provided, also, that no investment of 
money in the hands of the Treasurer, shall be made 
without the approbation of the Joint Committee of Coun- 
cils hereinafter provided for. 

Sec. 5. Be it further ordained, That the said Board 
shall keep regular minutes of their proceedings and all 
orders by them made, and may appoint a collector of 
rents and a messenger, and assign to each a reasonable 
compensation. 

Sec. 6. That the collector of rents to be appointed 
by the said Board, shall, before entering on the duties 
of his office, give bond with two sureties, in the penal 
sum of five thousand dollars, conditioned for the faithful 
performance of the duties of his office, and that he will, 
at least, twice in each week, justly and truly account 
with the said Treasurer, and in case of the failure or re- 
fusal of such collectorso to account or pay over, it shall 
be the duty of the Treasurer to report the same to the 
Board at their next meeting, and the said Board forth- 
with to remove the said collector from office. 

Sec. 7. That the said Treasurer shall receive all mo- 
ney arising out of the real or personal estate devised and 
bequeathed to the city by Stephen Girard, and shall 
forthwith deposit the same in such incorporated Bank, 
within the city, as the Joint Committee hereinafter pro- 
vided for, or the Councils may direct—and he shall 
keep full, clear, and accurate accounts of all his receipts 
and disbursements, in such form and with such securi- 
ties against fraud as the’ Joint Committee, hereinafter 
provided for, shall approve, or as the Councils may di- 
rect—provided that he shall exactly comply with all di- 
rections relating to the mode of keeping his accounts 
contained in the will of Stephen Girard, and especially 
in the 24th section thereof; and provided further, that 
such system of accounts shall correspond as _ nearly as 
may be practicable with that now used by the City Trea- 
surer. 

Sec. 8. That the said Treasurer shall pay no monies 
except upon the warrant of the Mayor, founded 
on a requisition of a majority of the Joint Committee 
hereinafter provided for, setting forth distinctly its ob- 











| ject. 


Sec. 9. That the said Board shall prepare and pre- 
sent to Councils at the first meeting in January and Ju- 
ly of each year, a report in duplicate of their proceed- 
ings for the six months ending on the 3ist of December 
and on the 30th of June next preceding, accompanied 
by an estimate of the appropriations necessary for the 
management of the Girard Estate, (including the im- 
provement, preservation, and repairs of Real Estate, ) 
and by such other suggestions for the information of 
Councils as may seem to them important, 

Sec. 10. Be it further ordained, That the same Trea- 
surer shall prepare and present to Councils at the first 
meeting in each year, a detailed account in duplicate, 
concerning the monies arising from the estate of Ste- 
phen Girard, and the investment and application there- 
of—and aiso a concise but plain account of the state of 
the trusts,and of the devises and bequests of the sa‘d Ste- 


his office. ; | phen Girard, for the year ending the 31st of December 
Section 4. Be it further enacted, That the Mayor of | next preceding—and he shall, moreover, furnish to 
the City, the said Treasurer and the said Agent shall | Councils, immediately after the expiration of each quar- 
constitute a Board of Commissioners of the Girard Es- | ter an exhibit of all the receipts and disbursements of 
tate, any two of whom shall be a quorum, with authori- | the fund, and such other information within the scope 
ty to lease or rent the Real Estate in the City and Coun- | of his duties, as the standing committee, hereinafter pro- 
ty of Philadelphia, devised to the city by Stephen Gir- | vided for, or Councils may from time to time require. 


ard, whenever the same or any part thereof shall be va- 
cant, to take all necessary and proper measures for its 
preservation and repairs, and for the recovery and col- 


Section 11. Be it further ordained, That the salary of 
the agent for the Girard estates, shall not exceed eight 
hundred dollars per annum, payable quarterly by the 


leetion of the rents accruing thereon, and whose duty | Treasurer of the Girard Fund, 
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Sec,, 12. Be: it further ordained, That immediately | ceeded to examine it by comparing the original state- 
after the passage of this Ordinance, and annually tltere- | ments on which it is based. It may be remarked that 
after, when other standing committees are appointed, a | it is a mere compendium of the monthly statement of 
joint committee of two members of the Select and three | the Bank and its branches; and as they are regularly 
members of the Common Council shall be appointed, to transmitted by law, to the Treasury Department, it is at 
be styled: the Committee on the Girard estates, who | all times in your power to direct its verification under 
shall exercise a general superintendence and supervision | your own immediate eye. sty 
over the subjects referred to in this Ordinance, shall As, hewever, the statement is in its nature very com- 
audit and adjust the accounts of the Treasurer of the | plicated, and embraces a variety of matter of account not 
Girard Fund, in the same manner as those of the City | easily comprehended, I have presented two analyses of 
Treasurer are now audited and adjusted, and shall per- | it, marked A and B. That marked B shows, in a man- 
form such other services as by this or any other ordi- | ner which cannot be misunderstood, the liabilities of the 
nances or resolutions of Councils may be required. Bank to the public, and the assets of the Bank to satisfy 

Sec. 13. Be it further ordained, Thata joint commit-/ them. The former amount to $37,296,950 20, and the 
tee of three members from each Council, shall, until | fund to meet them $79,593,870 97; show:ng an excess 
otherwise ordered, have charge of the real estate out of | of $42,296,920 77, to meet any demands on the institu- 
the city and county of Philadelphia—devised to the city | tion, as all its liabilities must be first paid in case of its 
by Stephen Girard, with like powers in relation to its insolvency or dissolution, before the stockholders can 
management, as. other standing committees upon city | receive any part of their subscription. Thus far I con- 
property have. | sider my report as complying with that part of your let- 

Sec, 14. Be it further ordained, That the Board of | ter directing the investigation, ‘‘so as to ascertain the 
Commissioners: created by this Ordinance, may occupy | security of the public money and the solvency of the 
any suitable building belonging to the Girard Estates, | Bank,” neither of which can, in my opinion, admit of 
for the purpose of conducting their business, and se- | a doubt. tae ea 
curing all papers,, documents, and vouchers relating | Document marked C exhibits, in a distinct manner, 
thereto. | all the bills of exchange, purchased and on hand, at the 

offices of Pittsburgh, Cincinnati, Lexington, Louisville, 


: Nashville, St. Louis, Natchez, New Orleans, and Mobile, 
BANK OF THE.UNITED STATES. and at the places at which they are payable. 














Treasury Department, Document marked D shows the state of the discounts 
November 25, 1882. | on personal security, and the bills of exchange, at the 


Sir,—By the: 15th article of the 11th section of the act ' Bank and its branches, during the last twelve months, 
to incorporate the subscribers tothe Bank of the United Documents marked E, F, and G, contain the reports 
States, approved the 10th of April 1816, it is provided of the committee on the offices, under dates of the 24th 
that ‘the officer at the head of the Treasury Depart-| April and 27th, July 27th, September 2Ist, and 20th 
ment of the United States shall be furnished from time | November, and illustrate the views of the Board of Di- 
to time, as often as he may require, not exceeding once | Tectors as to the general business of the Bank and its 
a week, with statements to the amount of capital stock | Officers. 4 ; 
of said:corporation and of the debts due to the same; of | Documents marked H, I, K, Land M, contain extracts 
the moneys deposited therein; of the notes in circula- | of letters to and from the Cashier of the Bank and the 
tion, and of the specie on hand; and shall-have a right | Cashiers of the Western offices elucidating the course 
to.inspect such general accounts in the books of the | of trade with reference to the bills of exchange, &c. of 
bank, as shall relate to the said statement. Provided, | the Western country, and will be useful to a right un- 
that this shall not be construed to imply a right of in- | derstanding of the great and increasing importance of 
specting the account of any private individual or indi- | that portion of the Union. ; 
viduals with the bank.” ‘Circumstances rendering it | _ No opinion to be relied on with any certainty, as to 
expedient that the inspection thus authorized should | the security of the debt due the Bank in the Western 
now be made, and the duties of the Secretary of the | Country, could be given by me, or any other person here; 
Treasury rendering it impracticable for him to make it | Put placing reliance on the Cashiers of the different offi- 
in person, I authorize and empower you to make it in ; Ces, and the respectable gentiemen composing their 
my stead, and on my behalf. With this view, I trans- | different directions, and comparing the amount of sus- 
mit the last general statement furnished by the bank, Pended debt, for years past, with the vast amount of 
bearing date the 2nd instant. business and profit, and adding thereto my own know- 

It is expected that the examination will be as com- | ledge of the general business of the Western country, 
plete as the Taw authorizes, so.as to ascertain the secu- | | do not hesitate to say, that | consider the debt in a safe 
rity of. public moneys, and the solvency of the bank. | 2d wholesome state, and that a greater amount of loss 
The President ofthe bank will be informed of the duty | n¢ed not be apprehended from it, than from a similar 
which has been confided to you, and it is not doubted | ™48s distributed in the cities of tne Atlantic frontier. 





that he will afford you all necessary facilities. | All of which is respectfully submitted. 

In pursuing the examination which you are authorized | HENRY TOLAND. 
to.make, you are requested todirect your attention par-| Lous McLane, Esq., . : 
ticularly to the state of the debt due to the western | Secretary of the Treasury, Washington City, 
branches, and from persons in the western country ge- | PA = 
nerally, and in ascertaining: its amount, to inquire what BANK OF THE UNITED STATES. 


amount of the domestic bills of exchange is due in the | 


The following statement accompanied the report of 
western country, and generally how the western debt | 


Mr. Toland, recently transmitted to Congress, by the 


issecured, Iam, sir, very respectfully, Secretary of the Treasury. 


Your obedient servant, 


. RECAPITULATION. 
a ag oe Bills discounted on person 
Secret f the T , eo ; 
H. Totayp, Esq. Poe al security, $42,079,966 19 
: sy Do. do. bank stock, 845,705 27 











Partaperrara, Dec. 4, 1832. ewe do.. other stock, 3,R01,80S ais 726.934 95 

To the Secretary of the Treasury: Domestic bills of exchange, 16,304,498 48 
Taking the general monthly statement of the first 

November, 1832, as the basis of all my inquiries, | pro- 





__, 


62,031,433 43 





1832.] 





EASTERN DIVISION PENNSYLVANIA CANAL. 





Foreign bills, 
Due from the Bank U, S. 

and Offices, 34,941,694 94 
State Banks, 3,029,297 52 





Due from the United States, 


Due from Baring, Brothers & Co., Hope 


& Co., and Hottinguer, 
Real estate, 
Deficiencies, 








83,392 10 | Bills discounted on personal sccutity, a ae 
bank stock, sundry stocks, and mort- 
gages, $45,784,854 21 


Bills of exchange.domestic and foreign, 16,387,890 58 
37,970,992 46 | Balance due by Offices, oe 


3,5 
5,267 32 | Do State Banks, cane > 
Debts due by the United States, and : 
2,885,016 26| Navy Agent at Norfolk, 45,411 49 
1,822,721 51 | Real estate, 7 


1,822,721 51 
123.024 18 | Banking houses, 





1,174,380 02 
Expenses, 207,997 60 —— 2,997,101 53 
Banking Houses, 1,174,380 02 | Expenses and deficiencies, ; 331.021 78 
Cash, viz:— Cash in Europe, 2,885,016 26 E 
Notes of the Bank U. S. Notes of State Bank, 2,707,907 84 
and Offices, 22,363,430 82 Specie, 8,026,055 45 
Notes of State Banks, 2,707,907 84 —-————— 13,618,979 55 
$25,071,338 66 ceiemmeions 
Specie, 8,026,055 45 2 402 
Mortgages, 57,919 26 a 83 
Navy Agent at Norfolk, 40,144 17 





$139,499,682 42 


DR. 
Capital Stock, 
Notes issued, 
Discount, exchange, and interest, 
Foreign exchange account, 
Dividends unclaimed, 
Profit and loss, 
Contingent fund, 
Less losses chargeable to 

contingent fund, 


5,614,349 96 
3,419,441 42 








Due to the Bank U. 
States and Offices, 31,418,983 65 

State Banks, 2,224,252 12 

Redemption of public debt, 

Fund for the extinguishment of cost of 
banking houses, 

Deposites, viz: ‘Treasurer 
U, States, 


5,309,133 98 
Less overdrafts, &c. 


201,400 01 








5,107,733 97 
1,849,887 58 
7,622,898 84 


Public officers, 
Individuals, 








$35,000,000 00 





siuilicain B. 
Pursuing the Analysis still further, it appears 
total responsibilities of the Bank to the oauie, ies = 
The notes in circulation, $17,968,733 36 
The deposites, public and private, 14,580,520 39 
44,695,574 18} The debts to the holders of the princi- . 
1,518,295 97 pal and interest of the public funds, 4,747,696 45 
30,273 22 ; 
94,937, 84 
2,382,948 O1 
| Tomeet which, the Bank has 
In specie, 
cash in Europe, at par, 





$37,296,950 20 








$8,026,055 45 
2,885,016 26 
banking houses and other real estate, 2,997,101 53 
debts from State Banks, 3,512,952 94 


debts from individuals, 62,172,744 79 
33,643,235 77\ |: 


79,593,870 9 
4,747,696 45 | To meet a demand of 37,296,950 20 


2,194,908 54 











611,292 05 | Leaving an exeess of $42,296,920 77 





EASTERN DIVISION PENN. CANAL, 
On Friday of last week, the water was let into this 
canal at Middletown; and on Tuesday the 4th instant, a 
flat from Harrisburg, having on board Capt. M’ Alister 
14,580,520 39 the supervisor, and others, arrived here, being the first 
boat which had passed the whole distance of this piece 





$139,499,682 42 of canal. 





— 


ANALYSIS A. 
The capital paid in, 
Circulation, viz: Notes 
in transitu between the 
Bank and Offices, $4,363,410 00 
Actual circulation, 17,968,733 36 





Deposits—Public, 6,957,621 55 
Private, 7,622,898 84 





Unclaimed dividends, 
Fund for redemption of public debt, 
Contingent fund to meet 

losses, 2,194,908 54 
Profit and loss, 2,382,948 OL 
Discount, exchange, and 

interest, 1,548,569 19 
Fund for extinguishment 

cost of banking houses, 611,292 05 











$83,493,015 83 





Yesterday was a celebrationday. We regret that we 
have neither time nor room to do justice to the ceremo- 
nies performed on the occasiun, or to notice in a proper 


manner an event so auspicious to the future prospects 


$35,000,000 00 of Columbia and of the State. 


The volunteer companies of the borough, the “Union 
Grays” of Wrightsville, and a large number of citizens 
from Lancaster and the neighboring towns, assembled 
at the Town Hall, at 10 o’clock in the morning, and 
22,332,143 36 | marched to the Canal Basin in the following 


OrpeEr oF Procession. 
Robert W. Houston, Chief Marshal. 
Two Assistant Marshals. 
John Barber, and John Forrey, jr. Esquires. 
Superintendents, 
Chief Burgess. 
Council two abreast. 
‘Two Assistant Marshals. 
| Military. 


14,580,520 39 | 
94,937 84 
4,747 ,696 45 





Citizens two and two. 

Arrived at the basin, the procession went on board 
four flats which had been prepared for the purpose, and 
moved up the canal to meet the packet boat, “Dr. Wil- 
liam Lehman,” commanded by Captain R. H. Morton, 
from Hollidaysburg, which had on board John Mitchel, 
— | Esq. one of the Canal Commissioners, Captain J.C. 





6,737,717 79 
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M’ Alister, the supervisor of this division, Colonel C. | strictly enjoined. The public credit has been careful- 
Garber, of Hollidaysburg, who had come the whole | ly maintained, and it is believed, firmly established. 
distance in the boat, Captain James Johnson of Hunt- | Our public works of internal improvement have been 
ingdon, John Bennett, Esq. of Wilkesbarre, John Ro- prosecuted with energy, diligence, and perseverance, 
binson, Esq. of Columbia county, and other distinguish- | A general system of common school education, has, 
ed strangers. The boats met at Kelly’s basin, about | from time to time, been pertinaciously and earnestly 
midway between Columbia and Marietta, and after three | urged upon the attention of the legislature. A judicia- 
hearty cheers and a military salute, they left Kelly’s for | ry system that would insure justice to be administered 
this place. On Point Rock, a large number of ladies | to all, without fail, denial, or delay, has been anxiously 
had collected, who greeted the company as they ap- | and zealously recommended. ; aoae 
proached, by the waving of handkerchiefs and other | | Among the measures of our national policy in which 
demonstrations of joy, which were returned from the | Pennsylvania is peculiarly interested, those embracing 
boats by cheers; and here the Wm. Lehman stopped | a protective tariff, internal improvements of a national 
and took on board those who had evinced so friendly a / character, and the establishment of a sound currency in 
feeling, and such an interest in the progress of internal which the people can have confidence, without endan- 
improvements. The boats arrived at the basin about gering their rights, have been advocated upon all pro- 
one o’clock, P. M. when the procession was formed in | per occasions. 
the same order as before, with the addition of thosewho | _Every act and every measure, believed to be caleu- 
came in the packet boat, and after marching through | lated to promote the general welfare or to advance the 
the principal streets in the borough, was temporarily dis- | public good, have been called into requisition, to ac- 
missed. complish these important objects. I shall henceforth 
At 40’clock the procession again formed, (at this time | persevere in the same principles, and continue to pur- 
the Manor Guards from Washington had arrived and |} sue the same course of policy. 3 
marched to the basin,) where the packet boatfilled with | In compliance with a usage coeval with the organiza- 
assengers, left us, accompanied by the hearty and re- | tion of the government, under the present constitution, 














iterated cheers of the assembled multitude. | Ehave said thus much; I shall add no more, but that all 
The festivities of the occasion closed with a cotillion | the faculties and all the energies I possess, shall be de- 
party in the evening at the hotel of Mr. Donley. | voted to the service of my native State, and in advane- 
The day was unusually fine for this season of the year, | ing the prosperity and happiness of my fellow citizens. 
and nothing occurred, to our knowledge, to interrupt ; i GEO. WOLF. 
the general hilarity which the event was, calculated to} Harrisburg, December 18, 1852. 
call forth. ered 
The canal proves remarkably tight, and will require | : 
but few repairs to render it equal to any in the state. | It appears that the votes as reported to the legislature 
he | are not exactly the sameas heretofore published, but 
Sa trae! | were, for 
THE INAUGURATION. Wolf 91,335 
The inauguration of Mr. Wolf, as Governor of Penn- | Ritner 88,165 
sylvania, took place, this day, at 12 o’clock, in the hall | 
of the House of Representatives, in the presence of the | Majority 5,170 
members of both branches of the legislature, and a large | Whole number of votes 179,500. 





assemblage of citizens from every part of the State.— 
The following is the address delivered by Gov, Wolf on 
the occasion, 


THE REGISTER. 
InavecraL AppREss. | ee 


Fellow Citizens: 


By a majority of the suffrages with which I have been | 
recently favored, by the freemen of this great and flour- | . te . 
ishing State, I have been called to discharge, for a | A pre only of the Canal Report is given this week 
second term, of three years, the responsible duties of | —the remainder is excluded by the important Report 


= or — in — oo _and Ordinances in relation to the Girard Trusts. The 

n obedience to their will, I have presented myself, | .) 
rm 1anges proposed appear to us t 

here and taken the oaths prescribed by the Constitution | 4 a F tl ines : peep huescggamanleed 

and laws of the Commonwealth, preparatory to entering ee PAPEp ENG? ae Che cemninnae Sao Dopet 

upon the execution of the important trust; and I seize 

this public occasion to express, to the good people of 4 ; : 

° , De) , Z 
Pennsylvania, my most grateful acknowledgments for | RAE EEOT. 90 SOTHED mannan of the legiste 
this renewed testimonial of their confidence—a confi- | © and also to our representatives in congress, for 
dence the more highly prized, because it furnishes the | public documents. 
consolatory proof that the acts and measures of my ad- 


° . ° . ° ° { 
_ re the seman a term which has | General Samuel McKean has been re-appointed by 
just ended, have been approved by them; and justifies | the G . 
. ove cr ; 
the reasonable conclusion, that a similar course of poli- | repnee Hereetary of Hint 
cy, for that which has now commenced, will be equally | 
acceptable to them. | High Mass was celebrated on Thursday, at St. John’s 
angen a laws of the re church, on occasion of the death of Charles Carroll, and 
ates, ando is State, have been my constant guic e, : : 
: , an eulogi ; r f 
and the happiness of the people of Pennsylvania has an euingnn ScUrarar- hy tap: Rer. Me. Wnghan, 
been my peculiar aim. Acknowledging the sovereignty | ~~ we ees 
of the people, it has been my desire, as well as my en | _ Printed every SATURDAY MORNING by WILLIAM F. GED- 
deavour, to ascertain and execute their will. Ever ee = : port Strevt. Philadciphts; wheve, end st the PUS- 
bowing submissively to the majesty and the supremacy | LICATION OFFICE, IN FRANKLIN PLACE, second door back 


aw . . , > 8 is ef the Post Office, (front room) subscriptions will be thankfully re 
= y ett a er my business, as it ov du- | ceived. Price FIVE DOLLARS per annua, payable annully 
Y, to See that they were aithfully executed, Economy, by subscribers residing in or near the city, or where there is an 


in the expenditure of the public treasure, has been | agent. Other subscribers pay in advance. 


PHILADELPHIA, DECEMBER 22, 1852. 
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